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Saudi Consolidated Engineering Company 
Khatib & Alami 

License No. .12.1 / U / 72 vr / \r / nr ^; 


To: Eng. Bashar Salahi 

Project Director 

RTCC - Contractor 

From: Khatib and Alami 

Construction Manager 
RNCF 

Ref.: RR-KA-L-0325 / RR-KA-L-0340 

Date: 3 rd Nov. 2016 / 27 th Nov. 2016 

Our Ref.: KA-RR-L-0411 

Date: 30 th November 2016 

Cc: Eng. Hafiz Zakari 

Supervision Committee Chairman - RNCF 

Saline Water Conversion Corporation 

Subject: Application for Material Approval - (AMA) C-0010-B - Security Fence Type SSD1 
and Gate Type SSD5 


Dear Mr. Salahi, 

With reference to the above mentioned subject, please note that the submitted (AMA) C-0010-B for 
Security Fence Type SSD1 and Gate Type SSD5 is disapproved as it is not in accordance with the 
project specification G02, article 9.10. 



im son 

Membership At C. C : 2625 
P.O.Box 3928 Riyadh 11481 
PHONE: 4778384 / 47783BS 
FAX: 4779793 


mi 

Membership At C. C : 11881 
P.O.Box 9330 Jeddah 21413 
PHONE: 6143761 / 6143762 
FAX:6143764 


AI -KIIOIl \K 
Membership At C. C : 1010 
P.O.Box 1713 Khobar 31952 
PHONE: 8946816/8942325 
FAX: 8942341 

khobarahhatibalami.com 


E-mail riyadh<Tkhatibal3ini.com E-mail jeddah2tkha1tb.ilami.com 

Website: www.khatibalami.com 
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SALINE WATER CONVERSION CORPORATION 
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rj^C AL-RASHIDTRADING & CONTRACTING CO.LTD 


RIYADH NEW CITY FEEDERS (RNCF) PROJECT 

Package: B1 & B2 

PROJECT No. 10101 


APPLICATION FOR MATERIAL APPROVAL 



MS. 


ULolcqu.ih^ 

— J • •• 
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Khatib & Alami 



-L 


0325 


Cc.: SF 


DATE 

3-NOV-2016 

YOUR REF. NO. 

KA-RR-L-0362 

MTL. NO. REF. 

AMA-C-010-B 

FILE NO. 

QB50 


CONTRACTOR: 


Al Rashid Trading and Contracting Co. (RTCC) 


DESCRIPTION OF MATERIAL/ 

SUBCONTRACTOR 

Security Fence Type SSD1 and Gate Type SSD5 

PLACE OF APPLICATION / LOCATION 

Line Valve Station and HPT. 

SUPPORTING DOCUMENTATION 

PLACE OF ORIGIN OF MATERIAL 

(X) SAUDI ARABIA 


( ) OTHER 

PRODUCT TECHNICAL DATA 

(X) YES 


( ) NO 

NAME & ADDRESS OF SUPPLIER 

M/s BRC Industrial (Saudi) Ltd. 


TEL: 

+966 12 6358145 


P.O. Box. 5489, Jeddah 21422, Kingdom of Saudi Arabia 

FAX: 

+966 12 6081853 

NAME & ADDRESS OF MANUFACTURER 

M/s BRC Industrial (Saudi) Ltd. 


TEL: 

+966 12 6358145 


P.O. Box. 5489, Jeddah 21422, Kingdom of Saudi Arabia 

FAX: 

+966 12 6081853 

VENDOR'S APPROVAL 

( ) APPROVED BY SWCC * 


(X) NOT REQUIRED 


CONTRACT SPECIFICATION No.: 

VOLUME & ARTICLE No. 

Voulme 4, Specification G02, Article 9.10, Fence and Gates 


TITLE 

QB10-G-9567 Description of Projects and Works 

REFERENCE 

OTHER REFERENCES 

Line Valve Station No.1 Drawing No. 85-ZG20-S-001/2, Line Valve Station No.2 Drawing. No. 86-ZG20-S-001 

and HPT AB Drawing No. 40-QP10-P-001 



Specification of SASD (Secuity And Safety Directives) ) 


ATTACHMENT SUBMITTED 


( ) REGISTERED CERTIFICATES 
( ) PHOTOGRAPHS 


( ) CATALOGUE 
( )SAMPLE BOARD 


(X) OTHER RELEVANT DRAWINGS 
(X) OTHERS: SPECS / TEST REPORTS 


CONTACT PERSON 

Engr. Ahmad Zakkar 

TEL: 

0504 984245 

FAX: 

011 416 4222 

CONTRACTOR: 

Engr. Fawaz Tarazi 

SIGNA - - 

DATE: 

3-Nov-2016 

ENGINEER (KHATIB & ALAMI): I \ 

CHECKED BY : \\ £ (I j/V\ 

FILE ^ 6£G> S & material No.: £ 


ttr DISAF 


1=1 APPROVED WITH COMMENTS AS BELOW 


DISAPPROVED FOR REASONS STATED BELOW 


ENGINEER’S COMMENTS: 


Hcf W- *-<nUA. G02., Article 


DATE 


SWCC: 


3 U / i6> 

^1= AppRov/pn 


KHATIB & ALAMI CONSULTING ENGINEERS 
FIELD OFFICE 


APPROVED 

DISAPPROVED 



□ APPROVED WITH COMMENTS 


SWCC COMMENTS: 


DATE: 


ENGR. HAFIZ ZAKARI 

CHAIRMAN, SUPERVISION COMMITTEE 

SALINE WATER CONVERSION CORPORATION 


Contractor is fully responsible for any deviation other 

than those declared above and approved by the client 

* Copy of SWCC Vendor Approval to be attached 



STOCK CCV; 

r $ADlHG & COKfl^ 






















































































